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BILL NO. S-88-05- / 7 
SPECIAL ORDINANCE No. S- 72-¢4 
AN ORDINANCE approving the awarding of 
Reference #1336 by the City of Fort 
Wayne, Indiana, by and through its 
Department of Purchasing and Sauls 
Cleaning Service for various park sites. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA; 
SECTION 1. That Reference #1336 between the City of 
Fort Wayne, by and through its Department of Purchasing and 
Sauls Cleaning Service for various park sites, respectfully 
for: 
providing building and grounds cleaning 
of various park sites for 16 weeks to 
start June 5, 1988 and end September 24, 
1988; 
involving a total cost of Fourteen Thousand Four Hundred 
Ninety-Six and no/100 Dollars ($14,496.00+/-), all as more 
particularly set forth in said Reference #1336 which is on 
file in the Office of the Department of Purchasing, and is 
by reference incorporated herein, made a part hereof, and is 
hereby in all things ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all 


necessary approval by the Mayor. 


> a a” E > > 
AeA BEAR 
Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 






J. Timothy McCaulay, City Attorney 








Bid Reference #1336 
Park Grounds Cleaning 


Heb cos Cle Sauls Cleaning 
$1980.00 per week $3,900.00 per month 
@16 Weeks = $31,680.00 4.3 = $906.00 per week 


@16 weeks = $14,496.00 


NORMAL AND PRIOR APPROVAL INTRODUCTION 
US FORM IS TO BE COMPLETED FOR ANY PROJECT REQUIRING JUSTIFICATION AT CITY 
JUNCIL. THIS COMPLETED FORM IS TO BE IN THE OFFICE OF THE DEPARTMENT OF PURCHASES 


) LATER THAN 12:00 NOON ON THE TUESDAY OF INTRODUCTION. 


D NUMBER: 12336 DESCRIPTION OF ITEM OR SERVICE: 





PROVIDE BUILDING + GRouWDS CLEAN WO OF VARUS PARK SITES 


O WEEKES 





AZT- 





Sunz S ft EAD SEPT 29,1988 








no 
NARD TO: SAULS CLEANING AMOUNT: IY, YI6 — 


AS/WAS NOT LOWEST AND MOST RESPONSIBLE OF 2 BIDDERS. IF NOT LOWEST, WHO WAS 
ID WHY WERE THEY NOT AWARDED: 


A A A — A a TOE CSET 


‘SCRIPTION OF PROJECT: (BE SPECIFIC AND QUANTIFY) ProviDE, Burp mib + Gitoun os 


CLEANING SERVICE TO UNA “PARK SITES Erom 3UNES THeu SEPT 24,198. 








A A A NE Ee 


REPLACEMENT, WHAT NECESSITATES: 


A A A A a ee a a eT eT Ee am 


JRCHASE WILL BENEFIT vá RESIDENTIAL COMMERCIAL PROPERTIES 


JURCE OF REQUEST: PARK DEPT. SOURCE OF FUNDING:  PArice BUDGET 


JAT ARE THE IMPLICATIONS IF PURCHASE IS NOT APPROVED: Weui-D (dave To 


Coit it WH Work Force  — may Not Ge As COS ee Sree TRUS 





Com PLHFE On 





PRIOR APPROVAL IS BEING REQUESTED, JUSTIFY THE NEED: 


EN ` AIN 4 RA A A E oc > 


2. 
(Front Page) 


CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 
BID REFERENCE # 1336 
DATE _April 18, 1988 
DUE DATE _Thursday, May 5, 1988 at 11:30 A.M. 
Department receiving bid items Board of Park Commissioners 
705 E. State Blvd 
Fort Wayne, IN 46805 


Bid Bond Required NO YES X AMOUNT 5$ 





Performance Bond Required NO _X YES AMOUNT 





Affirmative Action - On file with the City of Fort Wayne 
- Attached to this document 


Prompt payment discounts will be allowed as follows: Lf 
if paid within __—. days. 


¡AS 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 

eriod of i 0) days: 
p ninety (90) day E.B.S.C. CORP./dba FORT WAYNE WINDOW 


x CLEANING & BUILDING MAINTENANCE 






e py 
PONT (Signature) = 
JN J3 FET FINE 205 W. Wallace Street 


MIDS Ci Fort Wayne, Indiana 46802 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT OF THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


(a) 


(b) 


0.C-:12/84 





The undersigned firm certifies that it is an 
(MBE/WBE) Contractor (cross out inapplicable provision). 


For MBE specify percentage of minority ownership 3. 
For WBE specify percentage of women ownership 3. 


The undersigned certifies that they are a joint 

venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) 

is a joint venture partner. 

The MBE/WBE (cross out inapplicable provision) firm 

shall’ have % participation (employees) 3 

participation (costs) in this project. 





Specify the percentage of minority/women ownership 
in the MBE/WBE firm © _ 3%. (cross out inapplicable 
provision) 


The undersigned commits O % of the. total bid: price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as sub- 
contractors are the following: 


Name of Firm Address Type of Work 
Ta 
2 
Due 


The undersigned commits O % of the total “bid price 
as a subcontract to women business enterprise partici- 
pation. The WBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 
ue: 
25 
Sky 
I- 5 


IFB Services 


Non-Fed 


(e) Complete (1) and (2) below if participation goals 
of 15% MBE and 12% WBE have not been met: 


15 My Company cannot meet the participation goals 
for the following reasons: Not a MBE or 
WBE compan 





Dive We have taken the following steps in an attempt 
to comply with these participation goals: 





E.B.S.C. CORP./dba Fort Wayne 
Window Cleaning & Building Maintenance 








Contractor Contractor 


By By ees 
Les Its Wes SE fard At 


[J 12. Performance Bond. The successful bidder, at the time 
of signing the contract will be required, at his own expense, 
to furnish a bond guaranteeing faithful execution of the contract, 
in full amount of the contract price, executed by the bidder 
and a surety company admitted to do business in Indiana, on 
the bond form provided or approved by the City. The Performance 
Bond shall contain the following clause: "The said Surety, 
for value received, hereby stipulates and agrees, that no change, 
extension of the time, alteration or addition to the terms of 
the contract or to the work to be performed thereunder, or the 
specifications accompanying the same, shall in any way affect 
its obligation on this bond, and it does hereby waive notice 
of any change, extension of time, alteration or addition to 
the terms of the contract, or to the work or specification. 











EX7 13. Councilmanic Approval and Ratification of Contract. 
This agreement, although executed on behalf of the City by the 
Mayor and the Purchasing Agent shall not be binding upon the 
City unless and until the contract has been ratified and approved 
by the Common Council of the City of Fort Wayne, Indiana. If 
the Common Council fails to approve the contract within ninety 
days after the date of bid opening, then the contractor shall 
not be bound to the contract unless he/she/it elects to be so 
bound. 


Östa 12/94 I - 6 
IFB Services 
Non-Fed 


SPECIFICATIONS (Continued) 


(6) 


(7) 


(8) 


(9) 


(10) 


(11) 


- Contractor and their employees are to operate out of 
company owned vehicles which have clear identification of 
its name on both sides of the vehicle. 

- Contractor is to supply all necessarv equipment to perform 
the service. 

- Contractor will be held responsible for satisfactory work 
in accord with the intent of the specifications. 

- Contractor shall be held for any breakage, damage or loss 
incurred through the carelessness of any of its employees. 

- Contractor must name a company representative to work 
directly with the Park Department representative. 

- Contractor will be required to attend, with the Park 
Department, on any inspections involving the contractor's 
quality of work; at the Park Departments request. 

- Contractor shall submit approved copies of a work check 
list that is to be used by their employees in performing 
work as specified. 

- Contractor shall submit copies of their completed work 
inspection forms and also submit and maintain an accurate 
schedule of inspection time. 

- Contractor shall submit and maintain an accurate schedule 
of when its employees will be performing the services. Park 
Department will approve schedule. 


Park Department's Responsibility: 


- Provide all paper products, hand soap, light bulbs, work 
order forms, necessary keys and utilities. 

- Review all work performed by the contractor at least once 
a week. Any problems found will be reported to the 
contractor within 24 hours through their named representative. 


Specifications Changes: 


- Park Department reserves the right to change specifications 
at any time. At that time, the Park Department and the 


Contractor may negotiate any price adjustments. ye 
Contract Period: JUNE sin A 
- Contract is effective from May 2,1988 to September 30, 1988 


A thirty-day written notice to terminate this agreement 
may be submitted by the Contractor or Park Department for 
any reason. This thirty-day termination notice will be 
given by one party to the other. 


Contractor will submit an invoice by the fifth day of the 





Payment: 
month for the previous month's service. Payment will be 
within thirty-days of receipt of invoice. 

Cost’ of Service: — TOTAL: S 43,560.00 ie 


- Contractor may submit alternate proposal for the owner 


Alternate: 
to consider if they deem it may be to owner's advantage 


to consider. 


General Bid Form Revised Form No. 95 (1964) 
Form Prescribed by State Board of Accounts 
D. H. Goble Co., Greenfield, Indiana 


BID, OFFER OR PROPOSAL 
on 
MATERIAL OR MATERIALS, EQUIPMENT, 
GOODS OR SUPPLIES 


Fort Wayne 


MN A RODE RR a O AE oe a a 


State name official position and municipality 


Pursuant to notices given, the undersigned proposes to furnish the material or materials, equipment, goods or 
Department of Purchases, 


state name official position and municipality 


and as per copy thereof, hereto attached, or as described herein for the following amounts: 
(State the class or item number or an exact description of the material or materials, equipment, goods or 


supplies to be furnished and amount of bid on each article.) 
Class or Item Quality — Description Amount 


22 wk- Parks Dept. Clean rest. rooms and $S[980.00d543,560.00 
grounds as per specifications. per wkd total 


WW svT NAND TC NEDENEN ATTACU CEDARATE curor 


ae 
(Front Page) 


CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 
BID REFERENCE # 1336 
DATE _April 18, 1988 
DUE DATE _Thursday, May 5, 1988 at 11:30 A.M. 
Department receiving bid items _Board of Park Commissioners 
705 E. State Blvd 
Fort Wayne, IN 46805 
Bid Bond Required NO____ YES _X AMOUNT 5% 


Performance Bond Required NOUS x YES AMOUNT 








Affirmative Action - On file with the City of Fort Wayne 
- Attached to this document 


Prompt payment discounts will be allowed as follows: ae % 
if paid within |o days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to theramount of his/her bid for a 
period of ninety (90) days: 





SCHEDULE 


The contractor agrees to fumish at his/her/its own cost all labor, insurance, 
materials, equipment, and power for the complete performance of the projects. 


All work will be performed in accordance with: the IFB, this contract and the 
applicable plans, specifications, and drawings for a TOTAL PRICE $ 3900 pa Moth, 
(if unit prices are applicable, the contractor agrees to perform for those unit prices as 
set forth in the Schedule of Unit Prices attached hereto.) 


The services shall be commenced by _ May 2, 1988 (date of award of 
contract unless otherwise specified) and completed by September 30,1988 


(TJ  Liquidated Damages Provision This clause will be applicable to this 
contract if the box contains a checkmark or an "X", or if required in specifications. 


LIQUIDATED DAMAGES IN TIME OF PERFORMANCE 


Actual damages for delays in completion are impossible to determine. 
Accordingly and as part of the consideration to enter into this transaction, the 
contractor F to be liable for also to pay to the City of Fort Wayne the sum of 
$ qe puck J0:09 a day as liquidated damages for each calendar day of delay past 
the stipulated date of completion as shown on the Request for Quotation, Contract or 
Purchase Order; Whichever may apply. This payment shall not limit the Citys' right to 
callect other damages. 


Any claim for an extension of the date of completion shall be based on a written 
notice/request delivered to the owner within 5 days of the occurance of the event 
giving rise/to the claim. 


Time of completion may only be altered by written approval from the owner. 


It is hereby agreed by and between the City of Fart Wayne and contractor that 
time is of essence of this agreement and the contractor agrees that it will complete the 
project as herein that it is a business and governmental necessity that the project be 
completed by this date. The parties agree that in the event the project is not 
completed by this date that it will be difficult ar impossible to make an accurate 


s-1 


deter mination of the damages that would be incurred by the City of Fort Wayne, and 
therefore provide for liquidated damages in the sum of x 0,00 per day asa 
reasonable estimate as to the damages which would be incurred by the City of Fort 
Wayne. The parties further agree that causes beyond the contral of the contractor 
may delay the completion date. Therefore, the parties agree that delays in the 
completion date beyond the control of the contractor shall not result in the liquidated 


damages. 


Delays beyond the control of the contractor can include but are not necessarily 
limited to, the following: Acts of God, strikes, lockouts or industrial disturbances, acts 
of public enemies, restraining orders of any kind by the government of the United States 
of America or the Government of any state or any of their departments, agencies, or 
officials, or any civil or military authority, insurrections, riots, landslides, earthquakes, 
fires, incapacitating storms, floods, and explosions. 


OPTIONAL RENEWAL 


[AX] By mutual agreement between the City of Fort Wayne and the supplier, 
the contract period may be extended for an additional period not to exceed one (1) 
year. However, the agreement to extend must be completed in writing not less than 
fifteen (15) days prior to expiration date. The contract may be extended only at the 


same price and under the same conditions governing the original contract. 
INSPECTION AND ACCEPTANCE 


Inspection and acceptance shall be conducted by the persons named below. Only 
these persons will have the authority to accept or reject the bids. In the event the 
individual or individuals listed below are no longer employed by the City ar are no 
longer employed in the position stated, the person or persons assuming their positions 
will be responsible for the acceptance or rejection. 

NAME TITLE 


John Presensky (219)427-1253 P 


Gloria Goeglein (219)427-1101 Director of Purchases 


Any questions pertaining to the Bid Package itself, should be directed to: 


Jane Davis-E mber (219)427-1101 Bid-Coordinator 


General Bid Form Revised Form No. 95 (1964) 
Form Prescribed by State Board of Accounts 
D. H. Goble Co., Greenfield, Indiana 


BID, OFFER OR PROPOSAL 


on 
MATERIAL OR MATERIALS, EQUIPMENT, 
GOODS OR SUPPLIES 


Statename official position and municipality 


Pursuant to notices given, the undersigned proposes to furnish the material or materials, equipment, goods or 


supplies as per said notices and specifications now on file in the office Of.......oooononccccccconononenennnnonconicccocnos 


state name official position and municipality 


and as per copy thereof, hereto attached, or as described herein for the following amounts: 
(State the class or item number or an exact description of the material or materials, equipment, goods or 


supplies to be furnished and amount of bid on each article.) 


Class or Item Quality — Description Amount 


Eee ere re 
le did he Pa 


a Mun Aus 
fox 


> 


t 
3900 


roth 


T3 d 


Fen 


i 


If MARE SPACE IS NEEDED—ATTACH SEPARATE SHEET 


. A =" s 
Read the first time in full and on motion by ; 
seconded by Loer , and duly opted, read the second time by 


title and referred to the Committee on (and the 
City Plan Commission for recommendation) and Public Hearing fo be held after 
due legal notice, at the Council Conference Room 128, City= ounty Building, 
Fort Wayne, Indiana, on y AN 


of o'czoc IS 
E a qt 


SANDRA E. KENNEDY, CITY CLER 


Read the thi time in full and on motion by Lateef, ; 
seconded by Pers, , and duly adopted, placed on its 
passage. PASSED ƏST by the following vote: 











DATED: E y E 








AYES NAYS ABSTAINED ABSENT 
TOTAL VOTES FA 
BRADBURY E 
BURNS es 
GiaQUINTA oil 
HENRY se 
LONG K 
REDD e 
SCHMIDT ais 
STIER CUE 
TALARICO a 
DATED: 6 A LA, + High Z eL 
SANDRA BE KENNEDYT CITY CLERK 
Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as ( 
(SPECIAL) (ZONENG MAP) 


on the y LA day of 19 de 


ATTEST SEAL A 
wah 
A ge E TS : PRESIDING OFFICER j 


a E by me to the Mayor of the 


the ¡SÁ day of 





ity of Fort Wayne, Indiana, on 


y 19 E 






-M.,E.S.T. 





E 7 CLERK 
Approved and signed by me this lot day of wa ; 
19 KR , at the hour of RS ba o'clo M E.S op) 


MALE 


PAUL HELMKE, MAYOR 


DIGEST SHEET 


TITLE OF ORDINANCE: Special df F¥-05-/7 


DEPARTMENT REQUESTING ORDINANCE: Purchasing 


SYNOPSIS OF ORDINANCE: An ordinance awarding Reference No. 1336 
to Sauls Cleaning Service. To provide building and grounds 
cleaning of various park sites for 16 weeks. To start June 5, 
1988 and end September 24, 1988. 


EFFECT OF PASSAGE: Park grounds free of litter, paper, glass and 
other debris. Play equipment repaired as needed for safer use by 
children. Restroom free of debris, graffito, etc. 


EFFECT OF NON-PASSAGE: Would have to complete work with own work 
force and would not be as cost effective. 


MONEY INVOLVED: Sauls Cleaning $14,496.00 


SOURCE OF FUNDING: Park Department, 121-121-P240-4365 
Janitorial & Service $20,790.00 


ASSIGNED TO COMMITTEE: 


BILL NO. S-88-05-17 


REPORT OF THE COMMITTEE ON FINANCE 


FI 
WE, YOUR COMMITTEE ON SR TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOCUTTON) approving the 


j of Reference #1336 by the City of Fort Wayne, 
i and through its Department of Purchasing and 
sanls Cleaning Service for various park Sites 22 
A O ka IA Y 
€ _ ooo 





HAVE HAD SAID (ORDINANCE) (RESOLUTION] UNDER CONSIDERATION 


AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDINANCE)  (RESQLUTDION) 
YES NO 















DONALD J. SCHMIDT 
CHAIRMAN 


Lae EK CHARLES B. REDD 
iGo ee, oS VICE CHAIRMAN 
- SAMUEL J. TALARICO 


JAMES S. STIER 
IA G. BRADBURY 


GON CURRED SS Nig ge) ae rd rg A Lo z Y 
A PAL: A 
/ E 7 A 


AR 


l 











Sandra E. Kennedy 
City Clerk 


